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LIMITED OFFICIAL USE LENINGRAD 807 
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TAGS: ABLD, ASEC, ACOM, UR 
SUBJECT: LENINGRAD OFFICE BUILDING 
A/FBO FOR RUSSILLO 

1. WHAT APPEARS TO BE SERIOUS CRACK IN PLASTER HAS INCREASED 

IN SIZE SINCE VAULT WALL IN ROOM THREE WAS COMPLETED LAST WEEK 
IN NOVEMBER. 

2. LOCATION IS EAST WALL OF DEPUTY PRINCIPAL 
OFFICERS OFFICE. 16 FEET FROM FRONT OF BUILDING. 

CRACK IN PLASTER IS ABOUT ONE QUARTER INCH WIDE AND FRONT SIDE 
(STREET SIDE) HAS DROPPED ABOUT ONE THIRTY-SECOND INCH IN TWO WEEKS. 
HEIGHT OF CRACK ABOUT NINE FEET AND APPEARS 
TO RESULT FROM SHEERFORCE RATHER THAN NORMAL DRYING OF 
PLASTER. CPOIC OF SEABEES AGREES WITH OBSERVATION. 

3. CHIEF CONSEQUENCES OF STRUCTUAL FAILURE WOULD 
BE POLITICAL EMBARRASSMENT. 

AS WELL AS POSSIBLE SAFETY HAZARD. 

4. PLEASE ADVISE. 

MATTHEWS 
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